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UNCLASSIFIED 

PAGE 01 LENING 02045 251322Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SSO-OO /014W 

047617 251322Z/45 

O 251257Z JUL 78 
FM AMCONSUL LENINGRAD 
TO SECSTATE WASHDC IMMEDIATE 4538 
INFO AMEMBASSY MOSCOW 

UNCLAS LENINGRAD 02045 

DEPT FOR A/FBO MORRISON 

E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC, UR 

SUBJECT: LENINGRAD FIRE ALARM SYSTEM 


Message Text 


1 . FBO ELECTRICAL CONTRACTOR M. HORAN PLANS DEPARTURE 
FROM LENINGRAD FOR WASHINGTON AT 0450, JULY 26. THIS 
CONCLUDES CONTRACTOR'S THIRD VISIT TO POST. 


2. CONTRACTOR ESTIMATES TWO MEN WILL BE REQUIRED 
FOR FIVE DAYS TO COMPLETE INSTALLATION. HE ALSO 
ESTIMATES RETURN TO LENINGRAD NOT BEFORE 
SEPTEMBER 1. 


3. CONSUL GENERAL DISTURBED AT DRAWN OUT PROCESS OF 
INSTALLATION AND HAD ASSUMED JOB WOULD BE COMPLETED 
DURING PRESENT VISIT OF THREE CONTRACTOR PERSONNEL. 

IF PRESENT GROUP IS REALLY UNABLE TO STAY AND FINISH 
INSTALLATION, THEN POST WOULD LIKE TO KNOW ASAP WHEN IT 
CAN EXPECT TO SEE JOB FINISHED. BUCHANAN 


UNCLASSIFIED 
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